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BP»~5f33~6l 

19 September 1961 


MSMOSWIfflUK FOB: Acting C kief, DW-W. F 

3®JS£P ; Week!/ Activities Beport for extracts Staff, 

IT :>cptet 2 bcr through 23 Oeptes&er 1261 


1. Action Items: 

a. Mcgotiatlm© arc scheduled for Friday f 22 September 
X'/6l, relative' to P & ¥ overrun on 30 engines. 

fe. tie ;otIat Ions scheduled for 27 ~ 26 September with H-H 
(Florida) relative to spares provisioning, Flight Teat 
support , and overhead hilling rates. 

c. Hesitations with 2®K for additional H instrsseato 
f/!.u take place vlthin the «®rfc four week;.. Similarly, 
as to- G-S. 


a. Ho final word yet fra® AF on go-ahead for four additional 
A’s- Decision “expected today. An affirmative decision 
will necessitate negotiations with XUSC, G-E, and 
Autawtrle* (Fairchild will continue as subedit motor 

to xMse). 


e. Ill - 19 September -- diacusslms held and agreements 
reached between LAC and AF regarding FT *62 funding 
required for A-12 an d AT -12 contract?,. Also, pmliBtiaary 
discussions with LAC I Ire oetnblisfcaonfc 


of target and celling prices on A-12 and AFTL2 at 
earliest possible dates - Also discussed — effects of 
LAS cost increases, including relief to overruling 
awbeoatractors . 
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0 , P©ndtSj$| _ Actioagi 

JTJBJSC SP : CORQKA Bj&jiim&ateaX Activity’ Pr ograu?. 

(covering C triple VVoeran and 
expanded MORAL Pcokcob') 

AcsioBf xasnsesot 15 »roh 1961 

SUSPaOB 1 15 June 19& 

Marcs parst j ch/eb/bto 


SlSBtO 


25 X 1 A 

Chiefs Contract 3 Staff, DPP 


25 X 1 A 


ag/TDfD-i»/ : l_ 

Mstritmtion: 


9! sc 


Orig 


O 



A-CB/IB® 

CS DK) Kpt Pile 
m/rMFS 
Fllf DB> 

RX, DFD 


Approved For Release 2002/10/28 : CIA-RDP81B00961R0001 0008001 8-9 




